To:  Braun,  Richard[Braun. Richard@epa.gov] 

Cc:  Way,  Steven[way. steven@epa.gov];  Sandoval,  Joni[Sandoval.Joni@epa.gov] 

From:  Marilyn  Smith 

Sent:  Mon  6/16/2014  6:56:58  PM 

Subject:  Re:  EPS81302,  TO-0002:  Gold  King  Mine 

Thanks. 


On  Jun  16,  2014,  at  1:52  PM,  "Braun,  Richard" 
<Braun.Richard@epa.gov<mailto:Braun.Richard@epa.gov»  wrote: 

Hi  Marilyn, 

Consider  this  email  authorization  to  proceed  with  the  pre-planning  work  referenced  below;  not  to  exceed 
$ 7,000.00.  Thank  you. 

Richard  Braun 
Contracting  Officer 
EPA  Region  8 
p.  303-312-6380 

braun.richard@epa.gov<mailto:braun.richard@epa.gov> 

From:  Sandoval,  Joni 

Sent:  Monday,  June  16,  2014  9:36  AM 

To:  Braun,  Richard 

Subject:  Gold  King  Mine 

Hi  Richard  - Since  I don’t  have  a warrant  I prepared  this  to  assist  with  the  verbal.  Thank  you. 

Marilyn, 

Please  utilize  Task  Order  No.  2 for  planning  the  potential  Removal  work  at  the  above  Site. 

The  Site  ID  is  TBD.  The  funding  shall  come  from  Superfund  Removal  Funds  obligated  to 
the  Task  Order.  This  is  Removal  Assessment  work  so  a PR  with  RS  funds  is  in  progress. 

The  amount  available  for  the  pre-planning  activity  is  $7,000.00. 

The  following  elements  have  been  identified  for  this  particular  planning  effort: 

1)  Provisions  for  procurement  planning  and  logistical  assistance  and  recon,  as  necessary. 

2)  Provisions  for  developing  preliminary  specifications  for  subcontract  biding  purposes. 

3)  Provisions  for  necessary  resources  (material/equipment/personnel)  to  accomplish  the  Removal 
assessment  work  at  the  site. 

The  Site  is  located  San  Juan  County,  Colorado.  A site  visit  may  be  required. 

Steven  Way  is  the  OSC.  He  can  be  reached  at  303-312-6723  (O)  and  303-886-1640  (C). 

Please  let  me  know  if  you  have  any  questions. 
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